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DPD-0874+60 


Contract No. Lw-l73 
Amendment No. § 


The PerkineElmexs Corporation 
Main Avenue 
Norwaik, Coanecetieut 


Gentlemen +: 


1. This docwuent constitutes Amendment No. 5 to Contract No. LW-473 
between The Perkin-imer Corporation and the United States Government. 


@. Parsuant to the provision of PART IV ~ REPRICING, of the contract 
schedule and mutual agreement between the parties hereto, it is necessary 
to amend the contract in certain particulers as follows: 


@ APPENDIX I (REVISION NO. 3), attached hereto, is added to 
the contract echedule. ‘he “Contract Hourly Retes" set forth therein 
shall be fixed rates for the period commencing 1 July 1959 and ending 
% June 1960. Payments made to the Cowtractor for serviess rendered 
fron 1 July 1959, computed on the provisional rates stated in 
APPENDIX I CRIVISION No. 2) shall be adjusted to the fixed rates 
established in APPENDIX I (REVISION No. 3). 


b. PART INI, CONSIDMRATION AND PAYMENTS, of the contract 
acheditle ls further ameaded to include the following additional 
clause under Feragraph (b): 


(11) The Contractor's Extended Travel Compensation Policy, No. 
80540, dated Deceuber 19, 1958, attached hereto, shall supersede the 
provisions set forth in Sub-paregraphs (6), (‘f) aud (10) in Paragraph 
(ob) of PART IIT » GONSTDERATION AND PAYMENTS, of the contract achedule, 
as amended, effective 1 ad, Ly 1959. Tn addition £0. the pay adjustments 
provided for in the Contractor's Extended Trave} Compensation Policy, 
the Contractor shall be paid General and Aduinistrative Expense computed 
at. 206 of any such pay adjustment end a. profit. fsetor of 10s. 

2 ae ne " 

(faye ee! Paragraph (a) of PART ITT - CONSIDERATION AND PAYMENTS, of the 
eontract achedule as amended by Amendment Wo. 4, 1s deleted and the 

following Paragraph (a) is substituted therefor: 


(a) There hes been allotted for this contract the following 


enourrts t inf 
Period Amount LF 
25 November 1957 to 30 Juse 1956 $31 267.1% f eS 
1 July 1998 to 30 June ee 25 ,000.00 : 
1 July 1959 to 30 June 1 17,500.00 ("ils 
Total star ie : 


SO Be 
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